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CONTRACT DATA REQUIREMENTS LIST - OMe Ah ope niee 


Public reporting burder: for this adiecton of horiside 8. esumated to average: 440 hours per responsd, including the. fime for'reviawtng instruc lions ‘searching existing dat sources, 

gathering afd. maintairing the. data neaded, and completing and reviewing the collection of information. Send comments. regarding t 

collection of information, including s gyestions for reducing this burden, to Department of Daferise, Washington Haadquatters Services, ; Lipa ds eon and 
ele atrataen Davis Highs he egg a hcpel VA 28202-4302, and to the Aethhe of Mar: eerie ang Budget Paperwork Reduction Proje a re 











_ Other [7] 
D, SYSTEM / ITEM er &, CONTRACT / PR NO. F. CONTRACTOR 
100G: ETHERNET ENCRYPTOR NROGDD-14-C-0099 ViaSat, Inc. 


1, Data tiem No. | 2. Tite ot Data Item 3. Subititie 
4O8G EE increment 2 Study Repert 














17, Prite Group 


18. Estimated 
Total Price 











% ta Acquisition Docurivint No.) § t Contract Reference 8: Requiring 
DANSCADTIIA COMMAAG 











7, DD'256 Req Po. Dist Statement 19.:Frequency oi ‘ . #4, 
NIA Required ONEIR 
8 App Code 11 As OF Bate 13. Date of Subsequent: Sut 
A NA 30 days: prier to CDR-4in 























16: Remarks 
Vendor format acceptable. 





Deliver goftcopy in a MS Office 2007 or Acrobat Adobe compatible file format via e-enail of portable data 
sicrage device fies Hoppy, CO-ROM}. 





1 Data tien NG. | 2. The of Data item 3. Subtitle 
B02 Concept of Operations Bocument 


17, Prise Groug 














“18, Estimated 
Total Price 





i Requiring Office 





4. Authotity (Dann Acquisititin Document No} ‘Ts.-cantiset Referands 
See Rent 46 below 











TL DO 250 Req g. Dist: Statement , 19. Frequeacy 12, Date of First Submission ti, 
| | ONEMR NLT.30 days prior to-SRR = dratt 














Of Date. 12. Date of Subsequent Submissions 
NLT 39 days prior to PDR = final 








416, Remarks 
Ooliver'softcopy ina MS Office 2007 or Acrobat Adobe. compatiiie file tonmat via-e-mall of portable data storage 
device (Le: floppy, CD-ROM}. 




















1, Data tem No, | 2, Tileof Data Rem 
BOOS. Technical Reports 





47: PACS Group 


18. Estimated 











4, Authority ‘(Bata Acquisitim Documnent-No) 5, Contract Reteréncé 6. Requiring Office 
OLMISC-O711A SOW Section 3.6 COMMA 














7 pb-2se Raq g. Bist Statement 10.. Frequency 12. Date af Fitst Submission. Distribution 








lec . b, Copies ‘ 
14. As Of Date 13. Date of Subsequent Submission : Final 
NIA = 





| 18. Remarks 
Provide Desig Review Report ior dach major désign review required per SOW, 
Gontractor farmat accaptabia. 














Deliver softcopy in a MS Office 2007 or Acrobat Adabe conpatiple-tile format via &- mail or portab le gata 














storage device (ie: floppy, CD-ROM). i : 48. Total fe 
1. Data tem No. | 2. Tile of Data fem 3. Subtitie 42. Price Group 
BOe4 Design Verification Plan 








4, Authority (Data Acquisition Diéumert Ne) | 5. Contract Reference 
DI-NDTI-BOS66A 








18..Egtimated 
“Fotet Price 














































7-00 250 Req 1.9. Dist Statement | 10, Frequency . Date of First Submission 44, Cistibution 
Line: : days.priog POR ee : : — 
NIA : Required, ONEIR as iesiicdeti ee "p. Copies 
8. App Code 44. AS OF Date ; 13. Date of Subsequent Submission ac Addressee 
& NIA 30 days priar te COR: 
jeRemaks:  SCtC=“~*~=~=‘“‘“=*‘“‘;27273ORTS”S”S”S”! ge ea ee EGMMHAO.—EOTR- 
Deliver softcopy ine MS. Office: 2007 or Acrobat Adobe compatible file formatvia.e-mail or portable data. 9 TT 














Storacies cir p fie: fogoy, CDs 








i. DATE i, APA <7 DATE = 
= = Be 


DD For 4423,.JUN 90 i Previous eqitions-are 7 Paget of 3 
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CONTRACT DATA REQH IREM NTS LIST 


A. CONTRACT LINE ITEM NO. 


0004 


B. EXHIBIT 
A 





Other [7 





Form Approved 
OMB No. 0704-0188 





0. SYSTEM 7 ITEM 
100G ETHERNET ENCRYPTOR: 


2 Title of Data Rem 
Design Verification Re; 


1. Date tiem Ne. 





Contract Reference 


4, Auiharity (Data Acqu os 
SOW Sect 3.0 


See-item:18 below 





7, DP 250 Rey =| §. Dist Statement 
ps “Reguited 
& 


46. Frequensy 
ONCE 


& Aop-Code 41. Ag OF Date 
A NtA 


H 8 ‘Dale of Su sequent Submission 
NIA 


FE. CONTRACTOR _ 
ViaSat, Inc. 

3. Subtitle 

NIA 





§.. Requiring Oce 
COMMHAG 


"2, “Date of.First Submission, 
al 30 days After Design Verification 





a, Addresses 





46. Remarks 
Vendor format -acceplatie. 


4. Data ftent No. | 2. Tite of Data item 
BoOS RESERVED 


4 Authority (Gata Acquisition Dacuiment Ne.) 5. Contract Reference 





COMMAAG - COTR 











15, Total 


3. Subtie 


ai re 


& Requiring Office ~ 





¢. DU 250 Reg | §. Dist Statement 4D: Freguency 
Required 


42. Date:of First Submission 44, 





Disiibution: 








&. App Code 


44, As-OFDate 
NONE 


43. Date of Subsequent Submission a. Addréssen 


b, Copies 
‘Feral 


Draft | Reg | Repra 





46. Remarks 


2. Title OF Gals tear 
Atceptance Test Plat 


{Data RentNe. 
Boor 





4, Authority (Bata Acquisition Document No.) 


DI-QCIC-8053A SOW Sect 3.0 














3. Suatitle 


45, Totat 








8. Requiring Office: 
COMMIAG 





40. Frequency. 
ONEIR 


7.. DD 250 Req 9. Dist Statement 
NA Required 
¢ 


§. App. Code | 44. As Of Date i. 





& NiA 


| 12. Bale of First Subtiission 


Oratt: 36 days prior to POR 


a. Addressee 





16: Remarks 


Deliver softcopy ina MS-Office 2007 or Acrobat Adabe- compatible file format-via e-mail or portable data storage 


device (i.e: floppy, CD-ROM). 


2: Title.of Data lem 
Software Deliverables. 


1.-Data item No: 
Bods 


COMMIA IAQ - COTR 


Dtribution 








b, Copies 














“3. Subtitle 
| Nia 





18. Total 





5. Contract Reference 
SOW Sect 3.0 


4 Authority (Pata Acquisition Document No.) 
BL-IPSC-305908 








7, DO 250- Req 9. Ost Stalement ic 40: Frequency 


gS Required 











Cc 





441 -As OF Rete, 


8: App Code. 
A 








16. Remarks 


Baliver-soures. and executable files. Prepare Computer Program End (tam Deseriplion to documdat. 





DD Form 1423, JUN 90 





Previous editions arg 


a: Addresses 





COMMAAQ < COTR. 
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47 -Price. Group. 


18. Estimated 


Total. Price 





¥7, Price Group 


18, Estimated 
Total Price 









17, Price Group 


16, Estimated 
Total Price 


47. Price Group 


46, Estimated 
TotakPrice 
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CONTRACT DATA REQUIREMENTS LIST 


A: CONTRACT LINE ITEM NO. | BL EXHIBIT 
e004 


C. CATEGORY 


mo Other 11 








Form Approved 


OMB NO. 0704-01 88 








E, CONTRAG 


0. SYSTEM (ITEM 
NROOOO-14- C-0099 


100G ETHERNET ENCRYPTOR 


i 2. Titte-af Dale dtern 
Software Version Description 





3. Sobtitie 
RA 


4. Data Item No. 





4, Authorit (ome. Agquisition Ootumeunt Mog 
DI-IPSO-814424 


7, 05-250. Req — 
NIA 


§. Contract Reference 
SOW Sect 3.6 








Date of First Submission 
eer: 30.days priot to PCA 


S$. Dist Statement 
Reguired 


10, Frequesey 
ONEIR 





F, CONTRAGTOR 
ViaSat, 


lnc: 





§-Requiting Offices 
COMMAAO 








| Date of Subsequent Submission 


eal AS REQ 


+1. As Of Date 
NIA 








4 16) Remarks 


‘Deliver softeopy ina MS Office- 2007 ar Acrobat Adabe compatible Hild format via e-mail or portable data 
alorage device (Le: floppy, CD-ROM): 





3. Subtitle 





“2. Tite of Data jie 
HDL Version Description 


4 Data tern No. 





4 18. Estimated 
Tatal Price 


























(Dats Acquisition Document Mo) 5, Contract Reterensé. 
7 SOW Sect 3.0 


6.-Reguiting Office 
COMMIAO 








12. Date of First Submission 
NLT 40 days alter successful completion 


9. Dist Statement 10. Frequency 
Required 


+ 


44. Uistibuton 





of fhe initigt ROA, 
43, Daie-cof Subsequent Submission 
ASREQ 





4. As OF Date 
RA 








ry 6. Remarks: 


Deliver soficopy ina MS Office 2007 of Acrobat Adobe compatibie fle format via e-mail or portable data 
storage device (i.e: floppy, CDsROM). 


2. THe of Dats tiem 3. Subtitle 


HOL Files 


4. Dals Ker Ne. 


a. Addressee 


“Foti Price: 


&. Copies 




















I 5. Cantract Reference 
SOW Sect 3.0 


4, Authority Dara Acquistion ‘Document Ne} 
O-EGES-84729 





$. Requiring “Office 
COMMIAO 


418. Estirnated 
Tatal Prite 











12. Date of First Submission 
NLY¥ 20 days prior io PCA 


10. Frequancy 
ONEIR 


; 9. Dist Statemant 
‘Required 
G 


7: DD-2S0:Raq 





413. Bate of Subsequent Submission 
AS REG 


8 Ane Code $1, As Of Bate 
Bs MWA 








14, Disvibution: 





2. Addressee 


b. Sopies 








16. Remarks 


Deliver soficopy lina MS Office, 2007 of Acrobat Adobe compatibis file forniat via.eanaill or portalite data 
storage device fie: floppy, CD-ROM). 


1 Beta tem Na. | 2. Tile of Sata ikem 3. Subtitie 





COMMiAO - COTR 














46. Tatal 








S$-Coniraet Reference: 





9, Bist Statement 12. Date. of First Subrission 


Required 


+6, Frequency 


acy Sn 


6. Requiring Gitice 


47. Piece Group: 


48. Estimated 


Total Price 





4. 














8. App Gode P11. As OfDate 13. Date-of Subsexuest Submission 











18. Remarks 





Previous-aditions ar 























J. DATE 


20140925 
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